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lo On 10 Fck runry 1951 the s«c -nd *-ri u 51 e cnnrtrnction rho cf the Cottbus 
railroad heaciouarto'‘s was ntill erplcyod on t’-.e T errt, (0 5? A 77)- Tsu- 
bnndorf (0 52 /A 7?) railroad 1’ :v> . T’ e line In rebec 1 ulecl to be or o nod by 
la to February 1951* 

2o 'The Tr. Vorx?orf«Cr‘*osson (05?A 78) and Korst-Briesnigk (0 52 A 7?) lino 
aectlrnn of the Gabor.-Forct railroad 1’ne were opened or 1 1 larch 1951* 

The 0 j .hen-Tr ul * "*nd orf line nnctlon v.rr. already in operation* the Criesncn- 
Brlccnigk line rm-tion Iron: kr: -raker 1A*33 to 22*71 bar not yet been 
collated ■ per f p of a nhorta e o f rails and ties.. The entire lino i s 
not to he o v f*n n ri 1 of ore Yay 1951 * I — _ I 
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